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5a PURSUANT TO REF, THIS CONTRACTOR IS PROCEEDING INNED TO 
INITIATE A SUBCONTRACT WITH KARQUARDT AIRCRAFT COMPAN/ FOR 
PROCUREMENT OF AN AIR TURBINE DRIVE* THE SUBCONTRACT WILL SPECIFY 
A PRELIMINARY EFFORT COVERING INITIAL PHASES OF THE DESIGN OF AN AIR 
TURBINE MOTOR AND PREPARATION OF A PROCUREMENT SPECIFICATION DURING 
( , THE PERIOD ENDING iS JUL 5P. ESTIMATED COST FOR THIS PERIOD IS 
I AirfHORlZATION AND ESTIMATED COST FOR WORK BEYOND THIS 
PERIOD WILL BE COVERED BY A LATER TCR* 

4* IN ACCORDANCE WITH THE ABOVE, CONTRACTOR SUBMITS THE FOLLOWING 
CHANGE TO THE C<»n*RACT WITH THE CUSTOMERS 

ESTIMATED COST FEE TOTAL PRICE 

BASIC TASK I 

TCR NBR 1 (ENGINE DUCTS) 

TCR NBR 2 (ELEC a MODEL 
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SECRET 

PAGE 2 , 


25X1 A 


09216 ^ 


5X1 A 


TCIi NBR 3 <ELEC« MODEL) 

TCn NBR /j (ENGINE DUCT) 

TCR NBR 5 (FACILITIES) 

TCR NBR <S (FLTo C OOT* SYSo) 

TOTALS 

TCR NBR 7 (AIR TURB* DRc > 

ADJUSTED TOTALS 

END OF MESSAGE 
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